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This  Supplement  to  the  196?  Fiscal  Year  Capital  Budget  contains 
the  preliminary  plans  and  outline  specifications  for  major  con- 
struction projects  included  therein.  The  preliminary  plans  for 
the  following  projects  vrere  not  completed  at  the  time  this 
Supplement  was  printed: 


Center  for  Mentally  Retarded  Patients  and 

Emotionally  Disturbed  Children  (530  beds), 
Washington  Metropolitan  Area 


•  The  projects  listed  below  are  to  be  constructed  in  general  con- 
formance with  existing  plans  and  are  not  included  herein: 

il  p  New  Barracks  including  Garage,  Annapolis 

/i^        Second  Unit  for  the  Severely  Retarded,  (60  beds), 

I   A  '1         Rosewood  State  Hospital 

-^        Two  Continued  Care  Cottages  (100  beds  each), 
'l'\2>^  Spring  Grove  State  Hospital 

Y)o^.  I  2>'4-~A     I'itjrary,  St.  Mary's  College  of  Maryland 

Infirmaiy,  St.  Mary's  College  of  Maryland 
/  ^       Maintenance  and  Storage  Building,  Bowie 
State  College 
New  Dining  Hall  (1^00  capacity)  and  Kitchen, 
Frostb\irg  State  College 


f<yl 


The  piurpose  of  the  Supplement  is  to  assist  in  visualizing  the 
projects  and  their  functions.  It  should  be  studied  with  the 
Capital  Budget  Report.  This  document  is  designed  to  meet  the 
requirement  of  Chapter  121  of  the  Acts  of  19^6  which  calls  for  the 
submittal  of  preliminary  plans  and  outline  specifications  for 
permanent  construction  projects  at  the  time  the  construction  funds 
are  requested. 


The  estimated  building  costs  given  in  this  Supplement  include  all 
fees  involved. 
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MARYLAND  STATE  POLICE 

NEW  POLICE  POST 

Maryland  State  Police 
Upper  Marlboro 

PROJECT  DESCRIPTION 

The  new  Capital  Beltway  has  placed  an  increased  work  load  on  the 
Maryland  State  Police  nov;  operating  out  of  the  Prince  George *s 
County  Jail  in  Upper  Marlboro.  The  lijuited  space  available  in 
the  County  Jail  iQ9h   net  square  feet)  is  both  inadequate  for 
accommodating  an  expanded  police  force  and  is  too  distant  from 
the  primary  scene  of  patrol  operations.  This  project  will 
provide  a  new  post  building  in  the  vicinity  of  Route  k   and  the 
Capital  Beltway,  It  will  be  a  single-story  brick  building  with 
a  Fall-Out  protected  basement  and  an  attic.  The  building  and 
attached  garage  facilities  will  total  9300  gross  square  feet. 


PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls,  •••....•,  Brick  with  slag  block  back-up j 

wood  trim. 

Roof,  , ,,,,..,  Slate  shingles  on  wood  raftei's 

and  sheathing. 

Structure  ......  Basement  and  first  floor-concrete 

wall,  Attic-wood  frame. 

Interior  finish  .,  Asphalt  tile  floors  except  in 

toilet  rooms,  Attic-wood  floors. 
Interior  pai"titions-slag  block 
painted,  except  in  toilet  rooms 
which  are  ceramic  tile. 

Ceilings,  ,,••,*.,.,,,  Incombustible  acoustical  tile 

except  in  basement  where  structure 
will  be  generally  exposed  and 
painted. 

Plumbing,  Heating,  Electric  ,  ,  ,  Standard. 

Special  Fail-Out  Protection  ,  ,  ,  Heavy  concrete  slab  to  be  provided 

over  the  dormitory  area  of  the 
basement. 

Special  Facilities  •••,,,,,  Garage  to  include  au>d.liary  powejr 

generator  and  provisions  for 
car  washing  and  minor  maintenance. 

ESTIMATED  PROJECT  COST 

Construction,  ,,,,,,,,,,,,,.,,,,,,,,.  $183,000 
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DEPAKTIiENT  OF  MENTAL  HYGIENE 


MAINTENANCE  AND  SERVICE  BUILDING 
Crownsville  State  Hospital 
Crovmsville 


PROJECT  DESCRIPTION 


Due  to  condemnation  of  the  former  Service  Building  the  Hospital 
has  been  forced  to  use  patient  buildings  for  service  functions. 
Maintenance  shop  facilities  are  scattered  around  the  grounds  and 
are  inadequate  due  to  space  limitations.  This  project  will 
provide  a  lii,UOO  square  foot  slag  block  building  to  house  auto, 
electrical,  plumbing,  metal,  carpentry  and  paint  shops,  and 
service  function  and  storage  areas. 


PRELIMINARY  PUNS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 
Exterior  walls,  ,  *  , Slag  block,  painted,  Stru.ctural 

steel  frame. 

Roof Twenty-year  type. 

Interior,  ,,,,,  Slag  block  or  mesh  type  partitions. 

Floors,  .••,,  Concrete  without  finish  except  in 

toilet  rooms  and  office. 

Heating  ,,.,,..  Generally  unit  heaters. 

Plumbing  and  Electricity Normal  for  this  type  building. 


ESTIMATED  PROJECT  COST 

Construction $2ij.0,000 

Site  improvements  .,,, 13,000 

Total $253,000 
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DEPARTMENT  OF  MENTAL  HYGIENE 

DIAGNOSTIC  AND  INTENSIVE  TREATMENT  BUILDING 
Eastern  Shore  State  Hospital 
Cambridge 

PROJECT  DESCRIPTION 

The  over-all  purpose  of  this  project  is  to  provide  facilities 
for  admission  of  patients,  detennination  of  treatment  required, 
and  intensive  treatment  of  ambulatory  patients  for  the  dual 
purpose  of  quickly  and  effectively  readying  the  patient  for 
return  to  society  and  treating  a  greater  number  of  patients. 
The  building  is  a  one-story  brick  structure  of  38,900  gross 
square  feet  to  house  28  geriatric  beds,  22  psychatric  beds, 
10  children's  beds,  and  10  alcoholic  beds  and  treatment  rooms. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  .shown  at  the  right.  Outline  specifications  are: 

Exterior  walls,  ,  ,  .  Brick  with  slag  block  back-up, 

limestone  trim,  metal  sash. 

Roof,  «...••  Principally  20-year  built-up 

flat  roof;  hovrever,  mansards 

are  formed  with  combination  facia 

using  slate  as  a  S'Xrface, 

Structure  ......  Floor  generally  on  grade,  reinforced 

concrete.  Roof  -  Combination  of 
open  web  joists  and  gypsum. 

Interior  finish  .  .  ,  Partitions  slag  block,  painted, 

except  in  areas  requiring  special 
sanitation  where  ceramic  tile  is 
used. 

Ceilings.  ,,.,,,  Generally  incombustible  acoustical 

tile  except  in  toilet  rooms  and 
special  areas  which  are  smooth 
plastered. 

Toilet  Facilities  Normal  to  the  requirements  with  ceramic 

tile  surfaces.  This  same  finish  will 
be  carried  out  in  food  servicing  areas, 
dishwashing,  etc. 

Floors,  .,...  ,  Except  in  other  areas  mentioned,  vinyl 

asbestos  tile. 

Electric,  ,,,,...  Normal  lighting  provisions  with  provisions 

for  special  equipment  as  required. 

Heating,  Ventilating,  Plujnbing.    .  Normal, 

ESTII4ATED  PROJECT   COST 

Construction $1,310,000 

Site  improvements  , 65,000 

Total $1,375,000 
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DEPARTMENT  OF  PUBLIC  WELFARE 


ADDITION  TO  MARYLAND  CHILDREN'S  CENTER 
"•laryland  Children's  Center 
Baltimore 


PROJECT  DESCRIPTION 


As  the  Maryland  population  increases,  the  number  of  children 
being  detained  by  the  Coiirts  for  study  increases.  It  has  reached 
the  point  where  additional  beds  are  required  to  retain  the  increased 
number  of  children  referred  for  study  and  determination  of  final 
disposition.  Funds  recommended  in  fiscal  196?  Capital  Budget  will 
cover  the  cost  of  constinicting  a  56-bed  addition  to  the  existing 
Center,  Architecture  will  conform  to  that  of  the  existing  Center, 


PPJCLIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  right.  Outline  specifications  are; 

Exterior  walls,  ,,.,.,,  Brick  to  match  existing  with  slag 

■block  back-up,  limestone 
trim. 

Roof,  ,..,,,,  Slate  shingles  over  wood  rafters 

and  sheathing.  (Note: -This  is 
protected  from  the  interior  by 
a  concrete  attic  floor  slab) 

Structure  Reinforced  concrete. 

Interior  finish  ••,..,,  Generally  asphalt  tile  floors  except 

toilet  facilities  i^ere  ceramic 
tile  is  used.  Interior  partitions- 
Slag  block  painted. 

Ceilings,  .,,  Incombustible  acoustical  tile  in 

appropriate  areas  except  concrete 
painted  in  other  areas. 

Plumbing,  Electric,  Heating  ,  Normal, 


ESTIMATED  PROJECT  COST 

Constr-uction, , $720,000 

Site  improvements  ....  2^,000 

Total $7145,000 
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ADDITION   TO  CHILDREN'S   CENTER 
LINDEN  AVE.  8  WESTLAND  BLVD 

CATONSVILLE  MAKYLAND 
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MORGAN  STATE  COLLEGE 


EXPANDED  GYMNASIUM  FACILITIES 
Morgan  State  College 
Baltimore 

PROJECT  DESCRIPTION 

A  space  -atilization  study  confirms  that  commencing  this  year 
additional  physical  education  instruction  space  "will  be  needed. 
The  need  will  be  intensified  each  year  as  the  enrollment  increases. 
This  project  will  provide  a  27,280  gross  square  foot  field  house 
type  brick  building  designed  to  meet  instructional  space  needs  for 
a  minimum  of  the  next  ten  years.  In  addition,  this  same  space  can 
be  used  for  occasions  when  a  large  seating  capacity  is  needed  such 
as  for  commencement  exercises.  It  can  also  be  used  for  ROTC  drills, 


PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls,  ,,  ,,  Brick  with  slag  block  back-up, 

limestone  trim. 

Roof,  .,,,,  ....,  Twenty-year  supported  on  laminated 

wood  arches. 

Interior  finish ...,.  Generally  painted  block,  except  in 

arena  area  where  structural  glazed 
tile  or  similar  type  material  will 
be  provided  as  finish. 

Toilet  Rooms,  ,, ,.,  Ceramic  tile. 

Floors,  ,  Maple  in  arena  area.  Concrete  in 

other  areas  with  asphalt  tile  finisli, 

Heating,  Ventilating,  Electric, 

and  Pl\ambing  ,,,, Normal 


ESTIMATED  PROJECT   COSTS 

Construction,  $933,000 

Site  improvements  ,,,....,  •  ^,000 

Total $930,000 
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DEPARTMENT  OF  EDUCATION 

EDUCATIONAL  TELEVISION(ETV)  TRANSMITTER  BUILDING 
Department  of  Education 
Baltimore 


PROJECT  DESCRIPTION 

This  project  constitutes  the  first  phase  of  construction  for 
a  State-wide  ETV  network  and  will  provide  the  initial  station, 
Constimction  for  State-wide  coverage  is  planned  for  accomplish- 
ment in  seven  stages.  This  initial  station  will  be  located  in 
the  Baltimore  Metropolitan  Area.  Each  of  the  seven  ultimate 
Transmitter  Stations  are  designed  as  simply  as  possible  without 
sacrificing  fulfillment  of  necessary  functions.  This  station 
will  be  a  single-story  concrete  block  building  of  1,612  gross 
square  feet.  Its  primary  coverage  will  service  all  or  a  part 
of  eight  counties  surrounding  Baltimore  City, 


PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls .  ,  ,  Slag  of  concrete  block,  painted. 

Roof,  ....••,..  Twenty-year  built-up  type. 

Structure  ,.  Reinforced  concrete  roof  on 

open  web  steel  joists. 

Interior  finish Garage  -  painted  structiire. 

Control  Room  -  painted  structure. 
Metal  partitions  to  Transmitting 
Room,  Transmitting  Room  -  painted 
stxnicture.  Glass  dividers  where 
essential. 

Ceilings,  ,,,,  ,  Incombustible  acoustical  tile 

except  in  garage. 


ESTIMATED  PROJECT  COST 

Construction  $1U0,800 

Site  improvements l4.,000 

Total $mi|,«00 
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STATE  COLLEGES 


MAINTENANCE  AND  STORAGE  BUILDING 
Towson  State  College 
Tows on 


PROJECT  DESCRIPTION 


Presently,  repair  shop  facilities  are  scattered  among  various 
College  buildings.  Recently,  several  temporary  buildings 
formerly  used  for  storage  have  been  razed  to  make  way  for  new 
construction.  Considerable  new  constniction  is  planned  to 
accommodate  the  rapidly  expanding  enrollment  at  this  college. 
This  will  increase  the  maintenance  load  and  the  need  for 
centralized  maintenance  and  storage  facilities.  This  project 
will  provide  22,000  gross  square  feet  in  a  single-story 
building  to  house  all  repair  and  maintenance  facilities  and 
storage  of  materials. 


PRELIMINARY  PLANS  AND  OUTLDIE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls Generally  metal  siding  with 

metal  windows.  Slag 
block,  painted  at  corners 
and  entrances. 

Roof Twenty-year  built-up  type 

with  white  chip  surface. 

Structure  ......  Ordinary  structure  pre-fab 

material  building  type 
for  the  roof  supported 
on  steel  columns. 

Floor Concrete  slab  on  grade. 

Interior  finish  Generally  slag  block,  painted. 

Special  coatings  being  used 
in  toilet  areas.  Floors  - 
exposed  concrete  except  in 
office  and  special  areas 
where  asphalt  tile  will  be 
used. 

Heating,  .......  To  be  unit  heaters  except  in 

office  areas.  Office  areas  • 
baseboard  radiation. 

Electric  and  Plumbing. Normal, 


ESTIMATED  PROJECT  COST 

Construction $302,000 

Site  improvements  • 22,000 

Total $32U,000 
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UNIVERSITY  OF  MARYLAND 


ANIMAL  SCIENCES  BUILDING 
University  of  Maryland 
College  Park 

PROJECT  DESCRIPTION 

Limited  available  classroom  and  faculty  office  space  is  badly 
overcrowded.  Lack  of  sufficient  laboratory  space  and  equipment 
has  forced  neglect  of  important  phases  of  teaching  and  research. 
Favorable  action  is  anticipated  on  an  application  for  $I|i;l,000 
in  federal  funds  under  Title  II  of  the  Educational  Facilities 
Act,  These  funds  together  with  $1,183,700  in  State  funds  will 
provide  56,280  gross  square  feet  of  an  ultimate  89,000  gross 
square  feet  required  for  classrooms,  laboratories,  offices,  and 
research  facilities.  This  first  phase  of  constmiction  will  be 
an  expandable  ii-story  and  basement  brick  building.  It  will 
house  the  Animal,  Dairy,  and  certain  phases  of  the  Vetinary 
Science  Departments  since  many  facilities  and  pieces  of  equipment 
can  be  used  jointly. 


PRELmiNARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shoim  at  the  right.  Outline  specifications  are: 
Exterior  walls.  ,,,,,.,..,  Brick  with  slag  block  back-up, 

limestone  trim. 
Roof,  ,,«,,,,.,,,...,  Concrete  roof,  20-.year  built-up 

type. 

Struct^xre  , Reinforced  concrete. 

Interior  Finish  ,,,,  ,  Partitions  generally  slag  block, 

painted,  except  in  toilet  rooms 

and  special  areas  where  sanitation 

is  a  problem. 
Floors , Generally  asphalt  tile  except  in 

toilet  and  special  areas. 
Heating,  Ventilating,  Electric 

and  Plumbing , Normal  -  To  include  air  conditioning. 

ESTI14ATED  PROJECT  COST   (State  Share) 

Construction,  ,,.•,,.,,,,,.,  ,.  $1,183,700 
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UNIVERSITY  OF  MARYUND 


GRADUATE  SCHOOL  AND  ADMINISTRATIVE  SERVICES  BUILDING 
University  of  Maryland 
College  Park 

PROJECT  DESCRIPTION 

The  Graduate  School  is  presently  using  teaching  space  in  the 
College  of  Business  and  Public  Administration  for  offices.  The 
College  now  urgently  needs  the  space  to  accormiodate  rapidly  expand- 
ing enrollment.  This,  coupled  with  the  fact  that  Graduate  School 
enrollment  is  now  U^OOO  and  increasing  rapidly,  makes  it  necessary 
to  provide  adequate  space  for  the  Graduate  School,  Similarly,  as 
the  University  grows  in  size,  additional  staff  and  space  is  required 
for  administrative  functions.  This  project  consists  of  a  3-sto3ry 
brick  building  of  i|2,ij.I|.2  gross  square  feet  to  provide  Graduate  School 
offices  and  space  required  by  administrative  service  units.  Architecture 
is  designed  to  blend  with  existing  buildings. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls,  ,  ,  Brick  with  cinder  block  back-up, 

limestone  trim. 

Roof Slate. 

Sti*ucture  ••• Reinforced  concrete. 

Interior  Finish  ,  Generally  slag  block;  partitions 

painted. 
Floors.  ,,,.,,,,.,....  Concrete  with  asphalt  tile  finish 

except  in  toilet  areas  where  ceramic 

tile  is  used  on  floors  and  walls. 
Ceilings,  ,,,.,. .,,,,,•  Generally  incombustible  acoustical 

tile. 
Heating,  Plumbing,  Electric  ,  •  ,  ,  Stanciard  plumbing,  heating,  and 

electric  systems;  air  conditioning 

included. 


ESTIMATED  PROJECT  COST 

Construction  .    $933,700 
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UNIVERSITY  OF  MARYLAND 


ADDITION  TO  COMPUTER  SCIENCE  BUILDING 
University  of  Maryland 
College  Park 

PROJECT  DESCRIPTION 

Conputer  projects  are  increasing  each  month  by  10^  of  the  past 
month's  total.  The  average  monthly  computer  use  now  totals  well 
over  600  hours.  Additional  space  in  the  amount  of  [i,2,30O  gross 
square  feet  is  necessary  to  fulfill  the  very  rapidly  expanding 
educational,  ser^'-ice,  and  research  needs  of  the  Center,  This 
project  mil  provide  three  additional  floors  to  the  existing 
Center  vjhich  consists  of  a  portion  of  the  first  floor  of  a 
building  ultimately  designed  for  three  addition,al  floors. 


PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  sho>7n  at  the  right.  Outline  specifications  are: 

Exterior  walls.  .  .  ,  .  , Brick  to  match  existing 

building  mth  limestone 
trim.  Slag  block  back-up, 
Double-^img  sash. 

Roof,  ,,..,, Twenty-year  b-uilt-up  flat  roof. 

Stmicture Reinforced  concrete  floor  slabs 

and  roof. 

Interior  finish  Partitions  generally  slag  block, 

unplastered.  Ceilings  generally 
incombustible  acoustical  tile. 

Toilet  Rooms,  , ,  ,  Ceramic  tile. 

Floors,  , ,, ,  Vinyl  asbestos. 

Electric,  ,,.., Normal  ela^-.ents  ■.■ri.th  provision  for 

various  electrically  operated 
machines. 

Heating  and  Ventilating  ,,.,,,  Normal  -  Air  conditioning  provided. 

Plumbing , Normal. 


ESTIMATED  PROJECT  COST 

ConstT'jLction $1,000,000 
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UNIVERSITI  OF  MARYLAND 

NEV/  DENTAL  BUILDING 

University  of  Maryland 
Baltimore 

PROJECT  DESCRIPTION 

Due  to  location  and  structure  the  present  Dental  Building 
cannot  be  further  expanded  to  accommodate  a  larger  class  and 
instructional  facilities  for  new  dental  sciences,  Maryland's 
rapidly  increasing  population  generates  the  need  for  training 
more  dentists  and  the  various  categories  of  dental  assistants 
to  provide  dental  treatment.  The  Federal  Dental  Advisory  Council 
looks  with  favor  on  the  University  application  for  federal  funds j 
however,  fuinding  is  being  withheld  pending  appropriation  of  State 
funds.  It  is  estimated  $5,200,000  in  federal  funds  will  be  made 
available.  State  and  federal  funds  will  provide  a  ^--story  and 
basement  brick  building  of  266,0^1  gross  square  feet.  The  Building 
will  permit  expanding  the  class  size  to  128  and  will  contain 
necessary  dental  clinics,  basic  science  laboratories,  research 
laboratories,  facilities  for  postgraduate  education  and  for 
training  dental  hygienists  and  dental  assistants. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls Brick  with  slag  block  type 

on  concrete  slab. 

Roof,  ,,,,,•  Twenty-year  built-up  type 

on  concrete  slab. 

Structure  ••  ,,,,  Reinforced  concrete. 

Interior  finish  Vinyl  asbestos  tile  generally. 

Special  areas  treated  with 
ceramic  and  quarry  tile  floors. 
Interior  Partitions  -  generally 
slag  block  painted.  Special 
areas  provided  with  ceramic  tile 
wainscoat  for  full  walls  as 
required  for  the  use.  Special 
provisions  are  made  for  dental 
treatment  cubicles  as  appropriate. 

Ceilings,  ,,,  ,,,  Incombustible  acoustical  tile  except 

in  special  areas  which  are  plastered 
and  painted. 

Plumbing,  Heating,  Electric  ,  ,  ,  Normal  with  the  addition  of  air 

conditioning.  Special  electrical 
and  mechanical  facilities  are 
provided  for  dental  chairs, 
laboratories,  etc, 

ESTIMATED  PROJECT  COST  (State  Share) 

Construction $3,525,000 
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UmVERSTTY  OF  MARYLAND 


NEW  SCHOOL  OF  NURSING 

University  of  Maryland 
Baltimore 

PROJECT  DESCRIPTION 

Enrollment  in  the  School  of  Nursing  has  more  than  quadrupled 
during  the  past  ten  years.  The  freshman  enrollment  alone  has 
increased  63»^%   during  the  past  two  years.  This  rapid  increase 
in  enrollment  will  continue.  Greatly  expanded  teaching  and 
housing  facilities  are  necessary  to  accommodate  the  expanding 
enrollment.  Federal  matching  funds  are  available  under  the 
Nurse  Training  Act  of  196ii,  State  funds  included  in  the  fiscal 
1967  capital  budget  together  with  federal  funds  will  provide 
60,000  gross  square  feet  in  a  5-story  brick  building.  Areas 
regularly  occupied  will  be  air  conditioned.  The  upper  floors 
of  the  existing  School  of  Nursing  Building  will  be  converted 
to  dormitory  space  with  University  funds* 


PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shoi-jn  at  the  right.  Outline  specifications  are: 
Exterior  walls.  •••••.,,.•  Brick  with  slag  block  back-up, 

limestone  trim. 
Roof,  •••••.••••,....  Twenty-year  built-up  type. 

Structure  .••••••  Reinforced  concrete. 

Interior  finish  ••••  Asphalt  tile  floors  generally 

except  in  toilet  facilities  where 

ceramic  tile  floors  and  walls  are 

provided. 

Interior  partitions  •  ..  Slag  block  -  painted. 

Ceilings,  ,...  ....  Incombustible  acoustical  tile. 

Plumbing,  Heating,  Electric  .  .  ,  ,  Standard  plumbing,  heating  and 

electric  systems;  air  conditioning 

provided, 

ESTIMATED  PROJECT  COST  (State  Share) 

Construction  ,  $750,000 
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UNIVERSITY  OF  MARYLAND 

LECTURE  BUILDING  AND  CHEMISTRY-PHYSICS-CLASSROOM  BUILDING 
Baltimore  County  Branch. 
Catonsv  ille 

PROJECT  DESCRIPTION 

These  buildings  are  required  to  accommodate  a  junior  class  in 
addition  to  the  freshman  and  sophomore  classes  previously  covered. 
The  3-story  brick  Science  Building  of  12^,700  gross  square  feet      ^ 
is  designed  so  that  it  can  eventually  be  converted  entirely  to  a 
Chemistry  Building,  Initially  1+6,200  net  square  feet  will  be  for 
Chemistry,  98OO  net  square  feet  for  Physics,  21,300  net  square  feet 
for  general  classrooms,  and  [j.200  net  square  feet  for  faculty  offices. 
Application  will  be  made  for  a  $1,000,000  federal  grant  under 
Title  I  of  the  Higher  Education  Facilities  Act,  The  Lecture  Hall 
is  a  12,000  gross  square  foot  2-story  brick  building  attached  to 
the  Science  Building  and  will  have  a  total  seating  capacity  of  5U8 
in  three  lecture  rooms.  It  will  be  similar  to  Drake  Lecture  Hall 
on  the  College  Park  Campus, 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 
Exterior  walls,  .,•«...,,  Brick  with  slag  block  back-up, 

limestone  trim. 
Roof,  ,,,,«•,  ,,  Concrete  roof.  Twenty-year 

built-up  type. 
Structure  ••••,•,,,,,,  Reinforced  concrete. 
Interior  finish  ,,,,  Partitions  generally  slag  block, 

painted,  except  in  toilet  rooms 

and  special  areas  where  sanitation 

is  a  problem.  Acoustical  treatment 

as  required. 
Floors,  •,,•,,.,,,•,•  Generally  asphalt  tile  except  in 

toilet  and  special  areas. 
Heating,  Ventilating,  Electric 

and  Plumbing,  ,,,, Normal  -  To  include  air  conditioning, 

ESTIMATED  PROJECT  COST 

Construction  of  Science  Building  (State  Share) $2,175,000 

Construction  of  Lecture  Building,  ,  ,    360,000 
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